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, | StUuET DPD-2506-59 
Copy of 5 


Contract No. NY-A-501 
Amendment No. 4 


25X1 
os Angeles 45, ornia 


Gentlemen: 
1, This document constitutes Amendment N o C6 No. 
NY-A-501 dated 21 August 1957 between Ince, 25X1 


Ios Angeles, California, and the United States of America, 


2. Pursuant to the clause of this contract entitled "Changes" 
APPENDIX I Revision 2 of the Schedule is superseded by the attached 
APPENDIX I Revision 3 dated 26 March 1959 which incorporates additional 
work to be performed by the Contractor under this contract. 


3. Due to additional R and D work which was not originally 
‘O5X1A contemplated, the parties hereto agree to increase the estimated cost 


of the 24 System 3 M-2's by per System 3 M-2, 
25X1A The Contractor estimates an overrun of will occur on this 
contract over and above the overrun in costs provided for 
25X1A in Amendment No, 3. Of this estimate, lis covered 
25X1A by this Amendment No. 4. The Contractor will absorb the balance out 
of his fixed fee or[- ——S—~S*&dY:—SCésdIn the event tthe overrun is less than the 
25X1A [sjestimated the Contractor and the Government will share the 
25X1A savings on a 50-50 basis. 
25X1A 4. In consideration of the expanded scope of work, Paragraph 3 


of PART II ~ PERIOD OF PERFORMANCE AND DELIVERIES and PART V — ESTIMATED 
COST AND FIXED FEE are deleted in their entirety and the following are 
—_ substituted therefor: 


"PART II + PERIOD OF PERFORMANCE AND DELIVERIES 


3. The performance of work hereunder shall be completed 
on 30 September 1959, subject to any amendments to 
this contract extending such period of performance. 


25X1A PART V — ESTIMATED COST AND FIXED FEE 


vg oF SG 2 ie The estimated cost of the performance of this contra 
oy ee ae iy ' exclusive of the fixed fee ia : 
(-hy-A-5e/ 


2 The fixed fee for performance of this contract is 25X11 
\\ CoeeF, ante 


: & CORR 
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. atl 
25X1A . 
25X1A 5. This Amendment results in a net increase of aa in 


; the estimated cost and[____—smidiin: the fixed fee or a total consideration 
25X1A of [____] All other terms and conditions remain as originally 
stipulated. 
6. Please indicate your acceptance hereof in the space below, 
Return the original and one executed copy to the undersigned. The 
remaining copy is to be retained for your files. 
Very truly yours, 


THE UNITED STATES OF AMERICA 
25X1A 


we Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 


S lst June 
25X1A 


TITLE 
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CERTIFICATE 


I, , certify that I am the 


25xX1 
Secretary of THE [| CORPORATION, named above; that 


» who signed this Agreement 


on behalf of said corporation, was then of 


gaid corporation; and that this Agreement was duly signed for and 
in behalf of said corporation by authority of its governing body 
and is within the scope of its corporate powers. 


ow Witness my hand and seal of said corporation this day 


of » 1958, 


(Corporate Seal) 


CERTIFICATE 


I, » certify that I am the 


» Who signed this Agreement 


on behalf of said corporation, was then of 


said corporation; and that this Agreement was duly signed for and 
in behalf of said corporation by authority of its governing body 
and within the scope of its corporate powers, 

Witness my hand and the seal of said corporation this ___ day 
of » 1958. 


ge 


By. 


(Corporate Seal) 
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